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BILL NO. 8¢87-07- LAF 


AN ORDINANCE approving Change Order 
No. 1 (Final) for Res. 1036-86, 
Ludwig Park Drive, with Earth Con- 
struction, lnc.) in connection 

with the Board of Public Works 

and Safety of the City of Fort 
Wayne, Indiana. 


NOW, THEREFORE BE IT ORDAINED BY THE COMMON COUNCIL 
OF THE CITY OF FORT WAYNE, INDIANA: 


SECTION 1. That Change Order No. 1 (Final) for Res. 


1036-86, Ludwig Park Drive, with Earth Construction, Inc., in 


connection with the Board of Public Works and Safety, for: 


this Change Order and Final is 
necessary because extra restoration 
needed - flushing of water main 
undermined a driveway; 


involving a net increase of One Hundred Thirty-Four and 20/100 


Dollars ($134.20), all as more particularly set forth in the 





| 


specifications, and which is on file with the Office of the Board 


of Public Works and Safety and is by reference incorporated herein 


made a part hereof, and is hereby in all things ratified, con- 


firmed and approved. 


SECTION 2... That this Ordinance shall be in full force 


and effect from and‘after its passage and any and all necessary 


approval by the Mayor. 


Councilmember 


|| APPROVED AS TO FORM 


AND LEGALITY 






xberger, City Attorney 
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SANDRA E. KENNED DT, 


tine a full and on motion by ( R eA à 
, and duly adopted; placed on its 


(65$) by the tollowing vote: 





Read the thj 
seconced by 
passage, PASSED 








AYES NAYS ABSTAINED ABSENT  TO-WIT: 
AYES NAYS ABSTAINED ZO-NITS 
TOTAL vores & E: CA 
a a A 
BRADBURY oes Sein a SE AAS 
ee L A 
BURNS ai 
ape cue, ee pies Spe ee 
EISBART Li — 
TE ATE EAF 
GiaQUINTA vi E ANE il me gen 
GiaQUINTA LLA RIRE 
HENRY A ee 
REDD ie ee Se bak r 
meee ee ig ape ae 
HMID? <— : — 
SCEMIDT A ae SOLE eee ee ea pi BE Et 
STIE? ees oe ae Ay 
ee nn ne 
TALARTCO PIR ; 








£ 


SANDRA E. KENNEDY, CITY CLERK 


Passed and acopred by the Common Council of the City © oz p> 5 hae 


Wayne, Indiana, as Se A ee ee 





(SPECTAXZ) (ZONING MAD) ees ae (RESOLUTION), NO. ; IZ 
on the Nf BI day of Cece > © a sg A 
ATTEST: (SEAL) 
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SANDRA E. KENNEDY, CITY CLERK 





Presented by me to the fave: Otathe City bf Fort Wayne, Indiana, 


on the Lal day of CcepereFZ i 19 S, 
at the hour of i ih 2 2 o'clock -M.,E. Sums 
a en A a IE ee 


SANDRA E. KENNEDY, CITY CLE 
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19 JB: , at the hour of 3%- O'clock Ds eres pe: es ee 
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WIN MOSES, , MAYOR 
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x Bi RESOLUTION NO. 1936-86 
. CHANGE ORDER Contract No. TAN 
Change Order No. 1 (FINAL) : ' Resolution No. 1036-86 
Project No. = Board Order No. 119-86 
Name of Project LUDWIG PARK DRIVE Date_ JUNE 15, 1987 


Tor EARTH CONSTRUCTION, INC. 
(Contractor) 


Gentlemen: 


You are hereby requested to comply with the following changes from the contract plans 
and specifications: 








prem jo Description of Change eee z 
No. | Quantity |. Description. - sd Unit Price] Decrease 


STONE DRIVE REPLACEMENT 34.50 
ASPHALT DRIVE REPLACEMENT 17.00 17.00 


CONCRETE DRIVE REPLACEMENT 17.00 
107 L.F. | GRASS RESTORATION 
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Increase 


68.00 









117.70 


4 





Total Decrease 51.50 


Total Increase 


Net Q@SGOvexKX) (Increase) Contract Price 
The sum of $ 134.20 is hereby (added to) QHSR¥XKXEXKXSH) the total contract price 


and the final contract price shall be adjusted as follows: 


Original Contract Price $ 8,354.50 
Current Contract Price Adjusted by Previous Change Order $ 8,354.50 
8 


een 
New Contract Price Including This Change Order $ 8,488.70 





The time provided for completion in the contract for this project is (unchanged) (sdxmeaserk) 
(dexanxsaxed) by -0- calendar days due to this Change Order. The date for completion 
of all work shall be SAME - Furthermore, this document shall become an 

amendment to the contract and all provisions of the contract shall apply hereto. 


Recommended by: @ te Chief Water Engineer Date 7-16 J? 
: 2. Pentone? B — : ee 
Accepted r A AT A < (Contractor Date meaa YA 
SE N ; City Engineer 
Approved by: LE ma N Birago rxpÉ: deter Resousoaes)p ate A -i l- F? 


Jess Yoder / 


i 
Approved Sy eS (Chm, E> of Works) Date TE I ey, 


AD Ceca ee Member Bd. of Works) Date Sp ee ) 


Attested by: 





I (rw 
Admn. Anpr. | 


TITLE OF ORDINANCE Change Order #1 (Final) for Res. 1036-86, Ludwig Park Dr. 





DEPARTMENT REQUESTING ORDINANCE POATA of Public Works & Safety 


Change Order #1 (final) for Res. 1036-86, Ludwig Park 








SYNOPSIS OF ORDINANCE 
Drive is necessary because extra restoration needed - flushing of 














water main undermined a driveway. Earth Construction, Inc. is 











the contractor: 



































EFFECT OF PASSAGE To facilitate completion of project. 








EFFECT OF NON-PASSAGE 


MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) | Increase of $134.20 


ASSTGNED TO COMMITTEE 


BILL NO. S-87-07-44 


CITY UTILITIES 


REPORT OF THE COMMITTEE ON : 
a aD T A a | ee 


WE, YOUR COMMITTEE ON . CITY UTILITIES ~ TO WHOM WAS 


REFERRED AN (ORDINANCE) (RESODUDTON )- approving Change Order 


: (Final) for Res. 1036-86, Ludwig Park Drive, with b 
a E E ASAE lige ee eg A 


Earth Construction, Inc., in connection with the Board of Public 

Works and Safety of the City of Fort Wayne, Indiana’ . 
A a a eg en ns a eee! SOLAN ORE ET 
etn i PE CE NA. 
aa aa a ee a ae 
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FAVE HAD SAID (ORDINANCE), (RESOLUTION ) UNDER CONSIDERATION AND BEG 


LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID (ORDINANCE) 








` (RESOLVER RAN) 


YES. 





B. a EEEk CHARLES B. REDD 
CHAIRMAN ae S 


PAUL M. BURNS 
VICE CHAIRMAN R S a N o Le 


THOMAS C- HENRY 
Se E ee 


BEN A. EISBART 





-, SAMUEL Js- TABARECO 


CONCURRED IN FIAL SANDRA E. KENNEDY 
i CITY CLERK 





